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E.O. 11652: NA 
TAGS: EFIN, CG 

SUBJECT: INGA-SHABA TRANSMISSION LINE 
REF: A) KINSHASA 2869; B) KINSHASA 2924 

1 . APRIL 7 AMBASSADOR ACCOMPANIED MORRISON-KNUDSEN INTERNATIONAL 
PRESIDENT SPENCER AND CIS OFFICIALS ON CALL TO CENTRAL BANK 
GOVERNOR BOFOSSA TO DISCUSS SNEL LOAN APPLICATION TO EXIM FOR 
COMPLETION OF INGA-SHABA LINE. 

2. SPENCER STRESSED IMPORTANCE OF GOZ MAKING PAYMENTS IN ACCORDANCE 
WITH TERMS OF BOFOSSA/LENTZ LETTER AND STATED THAT IF $2.4 MILLION 
PAYMENTS DUE IN MARCH AND APRIL WERE NOT RECEIVED BY END OF APRIL, 

CIS WOULD BE FORCED TO CONSERVE REMAINING FUNDS AND THUS REDUCE 
OPERATIONS TO ESSENTIALLY MAINTENANCE ACTIVITIES. ON THE OTHER 
HAND, ONCE $2.4 MILLION DOWN PAYMENTS ARE RECEIVED CIS WILL 
IMMEDIATELY BEGIN ACCELERATING PROGRAM TO PERMIT COMPLETION OF LINE 
IN ACCORDANCE WITH TIME SCHEDULE DESCRIBED IN LOAN APPLICATION. 

3. BOFOSSA CONFIRMED GOZ HAD OPTED FOR ACCELERATED COMPLETION OF 
LINE AND WOULD DO ALL POSSIBLE TO ACHIEVE THAT GOAL. HE STATED 
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PAYMENT OF 2.4 MILLION DUE IN MARCH, WHICH HAD BEEN 
DELAYED BY INTERNAL GOZ ADMINISTRATIVE COMPLICATIONS, WOULD BE 
MADE NEXT WEEK. HE ALSO STATED THAT IN THIRD WEEK OF APRIL HE 
GOZ' WILL MAKE NEXT PAYMENT OF $1.2 MILLION TO EXIM AS WELL AS 
ANOTHER DOWN PAYMENT OF $2.4 MILLION FOR BENEFIT OF CIS. 

CUTLER 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 

LIMITED OFFICIAL USE 


NNN 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: INGA-SHABA, LOANS, DEBT REPAYMENTS 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 08 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 20 Mar 2014 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978KINSHA03407 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 52-0662 
Format: TEL 
From: KINSHASA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780478/aaaacocj.tel 

Line Count: 61 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: d3b2aab3-c288-dd11-92da-001cc4696bcc 
Office: ACTION AF 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: 78 KINSHASA 2869, 78 KINSHASA 2924 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 26 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3030633 
Secure: OPEN 
Status: NATIVE 

Subject: INGA-SHABA TRANSMISSION LINE 
TAGS: EFIN, CG, XMB 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/d3b2aab3-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Sheryl P. Walter 
Declassified/Released 
US Department of State 
EO Systematic Review 
20 Mar 2014 

Markings: Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



